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I AW Offices 

Greenburg, Spence & Taylor, l.l.c. 



Page 1 of 1 1 



PeterA, Greenburg 
Donald H. Spench, Jr. 
Michael A.Taylor 
Michael P Marchetti 

Of Counsel 

Steven M. Weisbaum 



51 Monroe Place, Suite 707 
RocKViLLE. Maryland 20850-2406 



Auuiist ] 1 . 2005 



Telephone 
301-610-0010 

Facsimile 
301-610-0021 



VIA HAND DELIVERY AND TELECOPY 301-773-4242 

Steve Krishack- General Operations \4anager 
Mellech Corporation, inc. 
3321 75"\\ venue. Suite G 
L.andover. Maryland 20785 

Re: Washington Marina^ West Parking Lot 

Principal: Meltech Corporation, Inc. 
Bond No.: 017-007-644 

Dear Mr, Krishack; 

As you know, this office represents Hungerford Brothers Excavating, Inc., a 
subcontractor to O'Leary AsphaU, hic, for the above referenced project. Hungerford Bros, is 
presently owed the amount of $56,076.00 for excavation work it performed on the project. 
Copies of Mungerford Bros.' invoices for the project are enclosed. 

On behalf of Hungeribrd Bros., I am hereby giving you notice of Hungerford Bros.* 
intention to look to the above referenced payment bond for payment. Please feel free to contact 
me if you have any questions regarding this matter. 

Vcrv trulv vours. 




Michael P. Marchetti 



MPM/bts 

enclosures 

cc: Hungerford lirothcrs l^xcavating. Inc. (via telecopy) 
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PROOF OF SERVICE 

The undersigned hereby cerlifies that he/she personally delivered a copy of a letter 
dated yVugust 1 L 2005 and enclosures as slated to Steve Krishack, General Operations 
Manager. Mchcch Corporation, Inc. at 3321 75^^' Avenue, Suite G, Landover, Maryland 20785 
by leaving a copy of the letter wit h \ l^jS^ i \^Q Li AUf j\ fZ Oa^ at the above 



address on Aujiust 1 1 , 2005 




0(\' clock p.m. 



The undersigned further certifies that he is over eighteen (18) years of age and is not a 



party to this action. 



1 do solemnly declare and affirm under the penalties of perjury that the contents of the 



foregoing are true and correct to the best of my knowledge, information and belief. 




Si gnat m 



^-n-^.^ 



Print Name/ Address/Phone # 




Please Return To: 
Michael P. Maixhetti, Esq. 
Green huig, Spcnee & Taylor, LLC 
51 Monroe Place. Suite 707 
Rockville. Mainland 20850 



^»i'tf < <4 ■ * 



\ 1 

Sin' 



.^^ 



AUG 12 2005 



1 I 
1 



u 



■fa— ^^^ ■ ' ■ 



■^■^M^br^^!^ 
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P.03 



Hungerford Bros. Inc. 

17515 Black Rock Rd. 
Germantown, MD 20874 
(301) 972-1083 : Phone 
(301) 972-2055 : Fax 



BILL TO 



OXEARY AS HALT, INC. 
11 PARK AVENUE 
GAITHERSBURG, IMD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE ^ 


0100-7 


INVOICE D... 


4/1S/2005 


P.O. NO. 




DUE DATE 


4/30/2005 





TERMS 






Net 15 




DESCRIPTION 


AMOUNT 


FOR BIO FILTER #1 & #2 

AS PER CONTRACT KEVIN OLEARY 
Out-of-state sale, exempt from sales tax 


24,000.00T 
-10,300.00T 

0.00 


Contracted per agreed quoted price. 


Total $13,700.00 



Terms: Net 15 days. 8% service charge on balance due after 30 
days from date of invoice- In the event of litigation to collect this 
Item, customer agrees to pay all attorney's fees. 
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Hungorfford Bros. Inc. 
17515 Black Rock Rd. 
Gdrmantown, MD 20874 
(301) 972-1083 : Phone 
(301 ) 972-2055 : Fax 




O'LEARY ASHALT, INC. 
11 PARK AVENUE 
GAITHERSBURG, MD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE # 


0100-3 


INVOICE D... 


3/30/2005 


P.O. NO. 




DUE DATC 


3/30/2005 



TERMS 



DESCRIPTION 



CHANGE ORDER ON MARCH 21, 2005 KUNGERFORD BROS, EXPOSED 
CONCRETE C-WALL AND EXCAVATED IN FRONT & BACK SO THAT 
O-LEARY/OWNER COULD LIKE AT TO SEE IF THIS WAS GOING TO BE A 
PROBLEM. 

1-TRACKHOe O $1S0.00 
1-LABOR^ $45.00 

A8 PER AGREEMENT CHUCK W/ OXEARY ASPHALT 
Out-of-state sale, exempt from S9l«3 tax 



AMOUNT 



1 ,280.00T 
360,00T 



0.00 



Contracted per agr^vd quoted price. 

Tarms: Nat IS days. 8% aanrice charge on balance due after 30 
days from data of invoice. In the event of litigation to collect this 
item, customer agrees to pay all attorney's fees. 



Total 



$1 ^640.00 
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Hungerford Bros. Inc. 
17515 Black Rock Rd. 
Germantown, MD 20874 
(301) 972-1083 : Phone 
(301 ) 9T2-2055 : Fax 



BILL TO 



O'LEARY ASH ALT, INC. 
11 PARK AVENUE 
GAITHERSBURG, MD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE # 


0100-4 


INVOICE D.» 


3/30/2005 


P.O. NO. 




DUE DATE 


3/30/2005 



TCRMS 



DESCRIPTION 



CHANGE ORDER FOR ON MARCH 28, 2005 HUNGERFORD BROS CUCANING 
OUT MUDD OUT OF HOLE & FILLING HOLE WITH (RC2). 
1-TRACKHOE ® $160.00 

AS PER AGREEMENT CHUCK W/O'LEARY ASPHALT 
Out-of-stato sat«, exempt from sales (ax 



AMOUNT 



640.00T 



0.00 



Contracted per agreed quoted price. 

Terms: Net 15 days. 8% service charge on faalance due after 30 
days from date of Invoice. In th« sv^nt of litigation to collect this 
item, customer agrees to pay all attorney** fees. 



^t^^^^^BI^I 



Total 



$640.00 
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Hungdrford Bro$. Inc. 
17515 Black Rock Rd. 
Germantown, MD 20874 
(301) 972-1083 : Phone 
(301)972-2055= Fax 



BILL TO 



OXEARY ASH ALT, INC. 
11 PARK AVENUE 
GAITHERSBURG, MD 20877 
PROJECT WA5HINOTON MARINA 
WEST PARKING LOT, DC 



INVOICE # 


01 00-5 


INVOICE D... 


3/30/2005 


P.O. NO. 




DUE DATE 


3/30/2005 





TERMS 










DESCRIPTION 


AMOUNT 


CHANGE ORDER ON MARCH 28, 2005 HUNGERFORD BROS. EXCAVATED 8, 
PROBED AROUND CONCRETE SLAB AT 36*" RCP PIPE. 
1-TRACKHOE @ $160.00 

AS PER AGREEMENT CHUCK W/O'LEARY ASPHALT 
Out-of-stata sala, dxfttTipt from sales tax 


640.00T 
0.00 


Contracted per agreed quoted price. 


Total $640.00 



Terms: Net 15 days. 8% a»rviii0 charge on balance due after 30 
days from date of invoice* In the event of litigation to collect this 
it«m, customer agraes to pay all attorney's fees. 



Aug io-o^^^^^(^cv-01834JJMC Document 1-5 Filed 09/1 fi^005 Page 7 of 1 1 



P.07 



Hungerford Bros. Inc. 
17515 Black Rock Rd. 
Germantown, MD 20874 
(301) 972-1083 : Phone 
(301 ) 972-2055 : Fax 




O'LEARY AS HALT, INC. 
11 PARK AVENUE 
GAITH£RSBURG, MD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE n 


0100-003 


INVOICE D... 


4/6/2005 


P.O. NO- 




DUE DATE 


4/21/2005 



DESCRIPTION 



TERMS 



N«t15 



FOR 4/5/05 - 20 LOADS HAULED OUT OF UNSUITABLE SOILS 
& HAULED TO DUMP @ $400-00 PER LOAD 



AS PER AGREEMENT CHUCK/BRUCB W/O'LEARY 
Out-of-stato sal«, axiimpi from sales tax 



Contracted par agraad quo! ad prica. 

Tsrms: Nat 15 days. 8% sarvica chargv on balanca duo aftor 30 
days from date of invoice. In the event of litigation to collect this 
item, customer agrees to pay all attorney's l< 



AMOUNT 



8,ooo.oor 



0.00 



Total 



$8,000.00 
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Hungerford Bros. Inc. 
17515 Black Rock Rd. 
Germantowny MD 20874 
(301) 972-1083 : Phone 
(301)972-2055 : Fax 



DiLL TO 



O'LEARY ASHALT, INC. 
1i PARK AVENUE 
GAITHERSBURG, MD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING l-OT, DC 



INVOICE # 


0100-005 


INVOICE D... 


4/6/2005 


P.O. NO. 




DUE DATE 


4/21/2005 



TERMS 



Net 15 



DESCRIPTION 



AMOUNT 



FOR HAULING UNSUITABtB SOILS OFF SITE TO DUMP SITE AT THE 
WASHINGTON MARINA WEST PARKING LOT WASHINGTON DC 4/0/05 
(CHANGE ORDER) 
17-LOADS$ $400.00 

AS PER CONTRACT AGREEMENT BRUCE W/OLEARY 
Out-of-state sale, exempt from sales tax 



6,800.00T 



0.00 



Contracted per agreed quoted price. 

Terms: Net 15 days. 8% service charne on balance due after 30 
days from date of Invoice. In the event of litigation to collect this 
it«m, customer agrees to pay all attorney's fees. 



Total 



$6,600.00 
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Hungerford Bros. Inc. 
17515 Black Rock Rd. 
Germantown, MD 20874 
(301) 972-1083 : Phone 
(301)972-2055 : Fax 



BILL TO 



O^LEARYASHALT, INC 
11 PARK AVENUE 
GAITHERSBURG, MD 20B77 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE U 



INVOICE D... 



P.O. NO. 



DUE DATE 



0100-6 



4/1572005 



4/30/2005 



TERMS 



Net 15 



DESCRIPTION 



FOR HAULING LOADS OF UNSUITABLE SOILS TO DUMP SITE 

ON PROJECT WASHINGTON MARINA 

4/7/05 - 12 LOADS HAULED @ $400.00 PER LOAD 

4/8/05 - 4 LOADS HAULED @ $400.00 PER LOAD 

4/9/05 - 6 LOADS HAULED & $400.00 PER LOAD 

4/11/05 - 20 LOADS HAULED @ $400.00 PER LOAD 

4/12/05 - 7 LOADS MAULED @ $400.00 PER LOAD 

AS PER AGREEMENT KEVIN OXEARY 
Out-of-state sale, exempt from 8aie» tax 



Contracted per agreed quoted price. 
Terms: Net 15 days. 6% service charQe oit balancs du 
days from date of invoice. In the event of litigation to 
Item, customer agrees to pay all attorney's fees. 



AMOUNT 



Total 



0.00T 
0-OOT 
4,800.00T 
I^SOO.OOT 
2,400.00T 
8,000.00T 
2,800.00T 



0.00 



$19,600.00 



skftmr 30 
fleet this 



J 
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Hungerford Bro9. Inc. 
17515 Black Rock Rd. 
German town, MD 20874 
(301) 972-1083 : Phone 
(301) 972-2055: Fax 




O'LEARY ASMALT^ INC. 
11 PARK AVENUE 
GAITHERSBURO, MD 20877 
PROJECT WASHINGTON MARINA 
WEST PARKING LOT, DC 



INVOICE # 


0100-8 


INVOICE D... 


5/12/2005 


P.O. NO. 




DUE DATE 


5/27/2005 



TERMS 



Net 15 



DESCRIPTION 



FOR PICKING UP STRUCTURE 48'* MANHOLE W/ FRAME & COVER ON 4/4/05 
FROM AMERICAST AND DELIVERING TO WASHINGTON MARINA PROJECT. 
FURNISH & INSTALL TO EXISTING STRU #1 AND BACKFILL. 
4-LOADS OF UB STONE THAT WAS USED FOR BACKFILL AROUND THE NEW 
MANHOLE AT THE 36'* RCP CONNECTIONS. Q $414.00 PER LOAD 

AS PER AGREEMENT KEVIN W/OXEARY ASPHALT 
Out-of-state sale, exempt from sales tax 



AMOUNT 



3,400.00T 



1f656.00T 

O.OOT 
O.OOT 
O.OOT 
0.00 



Contractod p*r agreed quoted price. 

Terms: Net IS days. 8% service charge en balance due after 30 
days from data of invoice. In the event of litigation to collect this 
itemf customer agrees to pay all attorney's fees. 



Total 



$5,056.00 



08/11/2005 14:48 FAX 301 610 0021 GREENBURG SPENCE TAYLOR ©001 
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TRANSMISSION OK 




TX/RX NO 


4168 


CONNECTION TEL 


13017734242P50158 


SUBADDRESS 




CONNECTION ID 




ST. TIME 


08/11 14:46 


USAGE T 


0159 


PCS. SENT 


11 


RESULT 


OK 



GREENBURG, SPENCE & TAYLOR, L.L.C 

51 Monroe Place 

Suite 707 

Rockville, Maryland 20850-2407 

ic if ic ic 

(301)610-0010 
Fax: (301)610-0021 

FAX TRANSMITTAL SHKFT 



TO: Steve Krishack, 301- 773-4242 

FROM: Michael P. Marchetti 

DATE: August 11, 2005 

RE: Washington Marina 

COMMENTS: See attached bond notice and the notice to the bonding company. If you 

have any questions, please feel free to call me. 

SENT BY: Michael 

NUMBER OF PAGES: // (including this sheet) 

If all pages of this transmittal are not received, please call (301)610-0010. 
WARNING: Unauthorized interception of this telecopy could be a violation of federal and state law. 
The documents accompanying this facsimile transmission contain confidential information belonging to the 
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